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REPORT 


To  the  President  and  Board  of  Canal  Commissioners : 

Gentlemen  : — I  took  charge  of  the  motive  power  department  on  the  Allegheny 
Portage  railroad  on  the  first  day  of  February  last.  On  the  twenty-fifth  day  of  the  same 
month  business  was  resumed  on  the  road  and  has  continued  uninterrupted  to  the  pre¬ 
sent,  save  the  natural  delays  incident  to  inclined  planes  and  a  worn  out  railway.  The 
machinery  at  the  planes  has  received  general  repairs  during  the  season,  and  it  is  be¬ 
lieved  to  be  materially  improved;  therefore,  should  the  working  of  the  planes  during 
the  winter  not  prove  more  disastrous  to  t^  machinery  than  is  anticipated,  that  branch 
of  the  department  will  be  found  in  good  order  on  the  opening  of  canal  navigation. 
New  boilers  will  be  required  at  planes  No.  5  and  6,  at  a  cost  of  one  thousand  nine 
hundred  and  twenty  dollars  ($1,920).  Should  the  project  of  avoiding  the  inclined 
planes  be  prosecuted  in  that  spirit  the  good  of  the  Commonwealth  demands,  no  further 
expenditure  for  boilers  will  be  required. 

There  are  twenty  locomotive  engines  of  all  classes  on  this  road,  seven  of  which  are 
of  first  class  and  can  be  relied  on,  ten  are  very  well  adapted  to  short  levels  with  light 
grades,  but  are  kept  up  at  a  heavy  expense.  The  remaining  three  are  worn  out  and 
of  little  value  for  transporting  purposes,  one  of  which  has  been  condemned  as  unwor¬ 
thy  of  repairs.  In  estimating  the  present  value  of  the  locomotive  engines,  as  per 
statement,  No.  9,  it  will  be  seen  that  a  material  reduction  has  been  made  from  the 
value  placed  on  them  last  year.  All  former  estimates  have  contemplated  their  value 
as  contrasted  with  their  original  cost :  this  was  proper  until  theft:  true  value  was 
shown  by  the  use  of  a  superior  class  of  engines  which  cost  no  more.  New  tire  has 
been  put  on  eight  locomotives  during  the  year.  One  crank  axle,  one  cylinder,  and 
other  durable  and  important  repairs,  have  been  made.  During  the  season  the  board 
authorized  me  to  contract  for  two  first  class  engines,  which  has  been  done,  and  will  be 
delivered  in  February  and  March  respectively,  at  a  cost  of  fifteen  thousand  and  six 
hundred  dollars  (S15,600).  Two  new  six  wheeled  tenders  will  be  required  to  sup¬ 
ply  the  places  of  defective  ones  at  a  cost  of  two  thousand  and  one  hundred  dollars 
(J?2,100).  The  above  addition  to  the  present  stock  will  place  the  locomotive  power 
on  a  basis  commensurate  with  the  demands  of  trade,  which,  it  is  believed,  will  be 
constantly  on  the  increase.  New  ropes  have  been  furnished  for  planes  No.  2,  5,  6,  7, 
8  and  10,  at  a  cost  of  eighteen  thousand  six  hundred  and  twenty-four  dollars  and 
ninety-four  cents  ($18,624  94).  The  season  has  been  particularly  hard  on  ropes, 
from  their  constant  use  and  the  heavy  tonnage  passed  over  the  planes,  so  much  so,  that 
on  a  thorough  examination,  I  was  led  to  believe  that  their  use  this  winter  would  place 
them  in  a  condition  unfit  for  the  spring  business.  I  have  therefore  contracted  for  eight 
new  ropes,  at  a  cost  of  twenty-three  thousand  six  hundred  and  eighty-four  dollars  and 
ninety-two  cents  ($23,684  92).  My  predecessor  contracted  last  winter  for  fifteen  setts 
new  section -boat  trucks,  at  a  cost  of  twenty-three  thousand  eight  hundred  and  fifty 
dollars  ($23,850).  They  were  all  delivered  according  to  the  time  and  manner  stip¬ 
ulated.  There  are  now  thirty  setts  on  the  road  suitable  for  the  transportation  of  boats, 
aud  all  will  be  in  good  order  at  the  opening  of  canal  navigation.  The  number  of  porta¬ 
ble  boats  passed  over  the  planes  during  the  season  is  sixteen  hundred  and  fifty-four, 
being  one  hundred  and  twenty  less  than  that  of  last  year.  The  decrease  may  be  ac¬ 
counted  for  by  the  burning  of  the  Conestoga  bridge,  the  frequent  breaches  in  the 
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canal,  and  the  drouth  in  the  month  of  September.  For  the  receipts  and  expenditures 
of  truck  system,  see  statement,  No.  4. 

The  carrying  of  passengers  on  this  road  by  the  State  has  long  been  of  doubtful 
utility.  On  the  completion  of  the  Pennsylvania  railroad  to  intersect  the  Portage,  two 
miles  west  of  Holidaysburg,  the  sidelings  heretofore  used  for  passenger  cars  no  longer 
answered  that  purpose;  new  sidelings  and  more  cars  were  required  to  accommodate 
the  travel  in  a  suitable  manner.  Under  these  circumstances,  and  in  view  of  the  in¬ 
creased  expenditures,  the  board  decided  to  sell  the  passenger  cars  to  the  Pennsylvania 
railroad  company,  and  relinquish,  on  the  part  of  the  State,  the  business  of  carrying 
passengers.  The  experience  of  the  past  season  has  demonstrated  the  correctness  of 
this  decision,  and  proves  satisfactorily  that  the  true  policy  for  the  State,  in  regard  to 
the  transportation  of  passengers,  is  the  same  as  that  it  was  early  found  neceesary  to 
adopt  in  relation  to  the  transportation  of  freight,  viz.,  to  furnish  to  individuals  means 
of  transportation,  motive-power  and  a  road,  rather  than  engage  herself  in  the  business 
of  a  common  carrier.  The  following  figures  will,  I  think,  be  found  to  sustain  this 
position:  On  the  first  day  of  June  last,  the  cars  belonging  to  the  State  were  sold  to 
the  Pennsylvania  railroad  company,  for  the  sum  of  thirteen  thousand  three  hundred 
and  eighty-three  dollars  and  thirty-six  cents  ($13,383  36).  Two  of  the  cars  were 
new,  having  been  delivered  on  the  road  in  the  spring,  by  Messrs.  Kimbal  &  Gordon. 
The  company  took  them  at  their  cost,  and  assumed  the  payment  of  the  amount  to 
Messrs.  Kimbal  &  Gordon.  The  remaind*,  being  the  price  paid  for  the  cars  pre¬ 
viously  owned  by  the  State,  was  paid  over  to  the  State  Treasurer  by  the  Superintendent 
of  the  Pennsylvania  railroad  company.  The  receipts  for  toll  on  express  passengers, 
as  per  collectors’  report,  amount  to  thirty-six  thousand  eight  hundred  and  twenty-nine 
dollars  and  forty-eight  cents  ($36,829  48).  The  expense  incurred  directly  for ,  the 
transportation  of  passengers,  the  pay  of  State  agents,  and  repairs  of  cars,  up  to  June 
1st,  amounts  to  four  thousand  nine  hundred  and  fifty-four  dollars  and  fifty  cents 
($4,954  50),  leaving  a  balance  of  thirty-one  thousand  eight  hundred  and  seventy-four 
dollars  and  ninety-eight  cents  ($31,874  98).  From  this  balance  should,  perhaps,  be 
deducted  the  expense  incurred  in  working  the  road  at  night,  an  expense  incurred 
during  the  past  season  entirely  for  the  passenger  trains.  When  the  increase  of  busi¬ 
ness  shall  justify  or  require,  as  it  no  doubt  ultimately  will  require,  that  the  road  should 
be  worked  at  night  for  the  passage  of  freight  as  well  as  passenger  trains,  this  item  will 
cease  to  be  wholly  chargeable  to  the  latter,  and  the  profits  will  be  proportionally  in¬ 
creased. 

It  may  be  proper  to  state  in  this  connection,  that  my  predecessor,  in  estimating  the 
expenses  of  the  motive  power  department  for  the  present  fiscal  year,  did  not  include  the 
cost  of  working  the  road  at  night,  which  he  states  in  a  note  appended  to  his  report 
would,  if  decided  on,  require  an  additional  appropriation  of  sixteen  thousand  dollars.  The 
board  decided  that  the  road  should  not  be  worked  at  night,  and  the  appropriation  was 
not  made.  Subsequently  it  was  considered  necessary  to  pass  the  passengers  over  the 
road  at  night,  in  order  to  avoid  the  detention  that  would  otherwise  ensue,  and  eventu¬ 
ally  operate  to  prejudice  the  route  in  the  estimation  of  the  traveling  community,  and 
I  was  directed  to  work  the  road  at  night  for  this  purpose.  Supposing  the  estimate  of 
Mr.  Campbell  to  have  been  exactly  correct,  instead  of  a  mere  estimate  of  an  untried 
work,  and  this  accounts  for,  within  three  thousand  dollars,  of  the  excess  of  expendi¬ 
ture  over  the  appropriation  for  the  past  year.  It  is  impossible  to  ascertain  exactly 
the  cost  of  working  the  road  at  night.  I  have  set  it  down  at  the  estimated  cost,  and 
am  well  satisfied  that  it  will  exceed,  rather  than  fall  short  of  that  amount. 

The  deficiency  of  two  thousand  nine  hundred  and  forty-one  dollars  and  seventy-five 
cents,  is  more  than  made  up  by  various  changes  that  occurred  after  the  estimate,  on 
which  the  appropriation  was  based,  was  submitted.  Among  these  are  the  appoint¬ 
ments  of  a  wood  inspector,  two  despatchers,  and  the  law  raising  the  salary  of  locomo¬ 
tive  firemen  from  one  dollar  and  twelve  and  one-half  cents  per  diem,  to  one  dollar  and 
fifty  cents.  These  changes,  although  very  proper  and  expedient,  more  than  make  up 
the  deficit. 

The  amount  of  tolls  collected  for  the  transportation  of  emigrant  passengers,  which 
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would  properly  belong  to  this  road,,  cannot  be  estimated,  inasmuch  as  the  tolls  were 
paid  in  Philadelphia  at  maximum  rates.  Two  emigrant  passenger  cars  were  purchased 
last  spring,  at  a  cost  of  two  thousand  and  three  hundred  dollars,  and  sold  to  the  Penn¬ 
sylvania  railroad  company  at  the  same. 

To  contrast  the  precise  receipts  and  expenditures  of  the  road  for  motive  power  pur¬ 
poses,  will  be  impossible,  from  the  fact  that  the  collections  for  motive  power  and  rail¬ 
road  tolls  have  been  merged,  and  not  kept  separate  as  heretofore.  The  whole  receipts 
of  the  road  (a  very  small  portion  being  railroad  tolls),  as  per  collectors’  report,  have 
been  two  hundred  and  forty-nine  thousand,  eighty-eight  dollars  and  eighty-eight  cents 
($249,088  88),  being  an  excess  over  last  year  of  seven  thousand  two  hundred  and 
ninety-six  dollars  and  forty-three  cents  ($7,296  48).  The  whole  expenditure  for 
motive  power  purposes,  including  the  amount  paid  for  fifteen  setts  boat  trucks,  two 
new  locomotives,  two  new  emigrant  passenger  cars,  and  one  locomotive  tender,  is  two 
hundred  and  forty  thousand,  nine  hundred  and  forty-one  dollars  and  seventy-five  cents, 
leaving  a  balance  in  favor  of  the  road,  of  eight  thousand  one  hundred  and  forty-seven 
dollars  and  thirteen  cents,  which,  added  to  the  present  value  of  fifteen  setts  new 
trucks,  two  locomotive  engines,  one  tender,  and  the  amount  received  for  two  emigrant 
passenger  cars  sold  at  cost,  the  whole  estimated  at  thirty-eight  thousand  nine  hundred 
and  fifty  dollars,  makes  a  total  profit  of  forty-seven  thousand  and  ninety-seven  dollars 
and  thirteen  cents. 

The  amount  appropriated  for  motive  power  of  fiscal  year  1851,  was  two  hundred 
and  twenty-two  thousand  dollars,  including  twenty  thousand  dollars  appropriated  for 
expenses  incurred  during  the  winter.  Of  this  fund  Mr.  Campbell  disbursed  ten  thou¬ 
sand  nine  hundred  and  seventy-four  dollars  and  fifty  cents,  before  I  entered  upon  the 
duties  of  my  office.  The  balance  (being  two  hundred  and  eleven  thousand,  twenty- 
five  dollars  and  fifty  cents),  I  have  disbursed  as  per  statement,  No.  1.  The  appro¬ 
priation  has  fallen  short  eighteen  thousand  nine  hundred  and  forty-one  dollars  and 
seventy-five  cents,  which  will  have  to  be  provided  for.  #  The  amount  appropriated  for 
debts  of  fiscal  year  1850,  has  also  proved  insufficient,  as  the  fund  for  that  purpose  has 
been  exhausted,  and  there  remains,  as  near  as  can  be  ascertained,  debts  still  due  to 
the  amount  of  three  thousand  nine  hundred  and  thirty-two  dollars  and’  twenty-six  cents. 

The  following  is  the  amount  required  for  motive  power  purposes  from  December  1, 
1851,  to  November  30,  1852,  for  details  of  which,  see  statement,  No.  1. 

For  direct  motive  power  expenses,  including  the  work¬ 
ing  of  the  road  during  the  winter  -  -  $192,031  00 

For  two  locomotive  engines  and  two  tenders  -  -  17,800  00 

For  eight  wire  ropes  -  23,900  00 

For  eight  boilers  -----  1,920  00 


$235,651  00 

20,000  00 


Deduct  amount  appropriated  per  act  April  15,  1851 

Amount  required  for  expenses  of  1851  - 

Amount  required  to  pay  debts  due  for  year  1850 
Amount  required  to  pay  debts  due  for  fiscal  year  1851 

Total  amount  required  for  expenses  of  1852,  and  for  debts  due  from 
1850  and  1851 . 


$215,651  00 
3,932  26 
18,941  75  f 


$238,525  011 


The  amount  of  tonnage  passed  over  the  road  during  the  past  fiscal  year,  has  been 
greater  than  that  of  any  year  preceding.  Four  hundred  and  thirty-seven  millions 
eight  hundred  and  forty-six  thousand  and  six  hundred  pounds  (437,846,600),  equal 
to  two  hundred  and  eighteen  thousand  nine  hundred  and  twenty-three  tons,  have  been 
reported  by  the  weigh-masters. 

Before  closing  my  report,  I  would  respectfully  ask  leave  to  urge  upon  the  board, 
and  through  them  upon  the  Legislature,  the  absolute  necessity  of  completing,  at  the 
earliest  day  possible,  the  Western  reservoir.  The  fact  that  the  navigation  was  almost 
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entirely  suspended  for  the  greater  part  of  a  month  west  of  the  mountain,  while  it 
was  kept  free  from  interruption  east  of  the  mountain,  by  the  Eastern  reservoir,  is 
sufficient  to  remove  all  doubt  of  the  utility  of  the  work,  and  the  necessity,  not  to  say 
policy,  of  its  early  completion.  The  amount  lost  to  the  State  alone  in  tolls  during 
the  month  of  September,  would  suffice  for  the  completion  of  the  work ;  add  to  this 
the  loss  to  persons  engaged  in  the  business  of  transportation,  the  inconvenience,  losses 
and  vexation  resulting  to  those  whose  goods  are  thus  detained,  and  the  injury  inflicted 
upon  the  reputation  of  our  public  works,  and  I  think  no  further  argument  need  be 
urged  in  favor  of  the  completion  at  the  earliest  possible  day  of  a  work  so  indispensa¬ 
bly  necessary  to  the  efficiency  and  character  of  our  main  line.  Second  only  in  im¬ 
portance  to  this,  is  the  avoidance  of  the  planes,  as  well  for  the  increased  facility  of 
transportation,  and  consequent  enhanced  reputation  of  the  main  line,  as  on  the  score 
of  economy  and  reduction  of  expenditure.  This  subject  will  be  presented  to  the 
board  by  the  gentleman  who  has  the  superintendence  of  the  Avork,  so  fully  as  to  ren¬ 
der  any  further  allusion  to  it  on  my  part,  except  to  express  my  sense  of  its  importance, 
unnecessary  if  not  improper. 

Respectfully  submitted, 

FRS.  R.  WEST, 

Supt.  Motive  Power  Allegheny  Portage  Railroad. 

Office  Superintendent  Motive  Power, 

Holliday  sburg,  December  3,  1851. 

Note. — Old  materials  to  the  amount  of  twenty-four  hundred  and  thirteen  dollars 
and  twenty-one  cents  ($2,413  21)  has  been  sold  during  the  season.  Two  thousand 
and  ninety-four  dollars  and  twenty-one  cents  ($2,094  21)  of  which  has  been  credited 
on  proper  bills,  the  balance  has  been  paid  over  to  the  collectors,  being  three  hundred 
and  eighteen  dollars. 


INDEX. 

Statement,  No.  1,  Exhibits  the  expenditures  for  motive  power  for  fiscal  year  ending 
November  30,  1851;  and  an  estimate  for  1851. 

Statement,  No.  2,  Exhibits  the  expenditures  for  motive  power  debts  of  fiscal  years 
1849  and  1850;  and  a  report  of  debts  of  1850. 

Statement,  No.  3,  Exhibits  the  account  of  the  superintendent  of  motive  power  with 
the  State  Treasurer. 

Statement,  No.  4,  Exhibits  the  operations  connected  with  truck  system. 

Statement,  No.  5,  Exhibits  an  estimate  of  the  value  of  stock  on  hand  for  motive 
power  purposes. 

Statement,  No.  6,  Exhibits  the  condition  of  locomotive  engines  on  Allegheny 
Portage  railroad,  December  1, 1851. 

Statement,  No.  7,  Exhibits  the  several  amounts  paid  each  person  (except  for  labor 
and  wages)  for  motive  power  expenses  incurred  during  the  fiscal  year  1851. 

Statement,  No.  8,  Exhibits  the  amount  paid  each  person  for  debts  due  from  fiscal 
year  ending  November  30,  1850,  except  for  labor  and  wages. 

Statement,  No.  9,  Exhibits  the  amount  paid  each  person  for  debts,  from  fiscal  year 
ending  November  30,  1849,  except  for  labor  and  wages. 
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Statement,  No.  2, 


Exhibits  the  expenditures  for  motive  power  debts  of  fiscal  years  1849  and  1850,  and 

» a  report  of  debts  of  1850. 


ITEMS. 

Paid  debts  of 

1849. 

% 

Paid  debts  of 
1850. 

Debts  due  of 
1850. 

\ 

Ropes  and  packing  yam 

$1,911  65 

Labor  at  inclined  planes  - 

1,138  574 

85,026  45 

$627  37 

44  Johnstown  depot 

1,515  33| 

44  Hollidaysburg  depot  - 

1,314  074 

44  Johnstown  boat-slip  - 

205  124 

44  Hollidaysburg  44 

78  374 

255  00 

44  Rigger’s  loft  - 

253  904 

44  Summit  smith  and  carpenter 

shops  - 

134  33| 

Wages  of  State  agents  and  conductors, 

96  374 

1,243  75 

44  truckmen,  switch-tenders  and 

watermen 

152  00 

228  43| 

132  00 

44  locomotive  engineers  and  fire- 

.  men  - 

286  75 

2,643  364 

1,044  96 

44  superintendent, assistants  and 

clerk  - 

732  00 

44  miscellaneous  employees  - 

91  50 

Cord  wood  - 

1,644  11| 

1,860  791 

928  17 

Coal  and  materials  - 

370  85 

1,590  234 

Oil  and  tallow  - 

141  834 

567  90 

Iron,  steel,  lime,  tools,  &c. 

261  24 

27  00 

Motive  power  castings  - 

17  34 

Truck  castings  - 

10  56 

Stationary,  printing,  and  postage 

11  25 

Miscellaneous  items  - 

1,172  41| 

536  50 

293  08 

Sawing  and  splitting  wrood 

291  92 

243  034 

416  68 

Horse  power  ----- 

70  74 

4,433  34 

251  00 

$7,616  84 

$22,941  24 

$3,693  26 

Ain’t  appropriated  for  debts  of  year  ’49 

8,162  90 

Balance  of  appropriation  “ 

$546  06 

Amount  appropriated  for  debts  of  fiscal  year  1850  - 

822,941  24 

Amount  required  to  pay  debts  yet  due  of  1850 

A  • 

$3,693  26 
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REPORT  OF  SUPERINTENDENT  ON  THE 


Statement,  No.  3, 


Exhibits  the  account  of  Superintendent  of  motive  power  with  the  State  Treasurer . 


ITEMS. 

'■  '  > 

Am’t  received. 

Amount 

disbursed. 

Balance. 

For  motive  power  expenses  of  fiscal  year 
ending  November  30,  1851  - 
For  motive  power  debts  of  fiscal  year 
ending  November  30,  1850- 
For  motive  power  debts  of  fiscal  year 
ending  November  30,  1849- 

$211,025  50 

22,941  24 

8,162  90 

$211,025  50 

22,941  24 

7,616  84 

$242,129  64 

$241,583  58 

Due  Commonwealth  - 

$546  06 

Statement,  No.  4, 

Exhibits  the  receipts  and  expenditures  of  the  truck  system ,  for  the  fiscal  year 

ending  Novemxer  30,  1851. 


CHARGE  SYSTEM. 

For  Fifteen  setts  new  boat  trucks  - 

Repairs  done  at  Johnstown  and  Hollidaysburg  depots 
Truck  castings  and  materials  - 
Pay  of  truckmen,  agents,  &c. 

“  Horse  power  at  Johnstown  and  Hollidaysburg  slips 
Coal  '  “  “ 

Labor  “  “ 

Oil  for  trucks  and  engines  at  slips 
Decrease  in  value  of  thirty  setts  trucks  - 


it 


n 


a 


a 


a 


it 


a 


a 


(6 


$23,850 

2,725 

4,331 

731 

2,475 

170 

2,586 

1,181 

3,000 


00 

00 

00 

75 

14 

50 

83 

00 

00 


$41,051  22 


CREDIT  SYSTEM. 


By  Amount  of  tolls  received  for  use  of  trucks  - 
“  Present  value  of  fifteen  setts  new  trucks  - 


Deficit  of  system 


$11,329  00 
22,300  00 


33,629  00 
$7,422  22 


ALLEGHENY  PORTAGE  RAILROAD. 
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Statement,  No.  5, 


Exhibits  an  estimate  of  the  value  of  stock  on  hand  for  motive  power  purposes. 


Eighteen  locomotive  engines  - 

Thirty  setts  section  boat  trucks  - 

Eight  motive  power  cars  ... 

Lumber  and  materials  on  hand  - 

Deduct  estimated  value  of  stock  December  1,  1850 

Difference  in  value  - 


$77,050  00 
37,300  00 
1,000  00 
800  00 


$116,150  00 
96,800  00 


$19,350  00 


Statement,  No.  6, 


Exhibits  the  condition  of  locomotive  engines  on  the  Allegheny  Portage  railroad . 

December  1,  1851. 


Class. 

Names. 

First  Cost. 

Present 

Value. 

Remarks. 

No.  1, 

Berks, 

$7,900  00 

$6,900  00 

Wanting  tender. 

“  1, 

Westmoreland, 

7,900  00 

7,600  00 

In  good  order. 

“  1, 

Cherokee, 

7,900  00 

7,500  00 

Wanting  one  new  tire. 

“  1, 

Niagara, 

7,900  00 

6,900  00 

Wanting  new  tender. 

-  1, 

Cambria, 

7.900  00 

7,800  00 

In  good  order. 

“  1, 

Bedford, 

7,900  00 

7,800  00 

u  u 

“  2, 

Juniata, 

7,000  00 

5,800  00 

a  a 

-  2, 

Con  emau  gh, 

6,600  00 

4,500  00 

Wanting  slight  repairs. 

-  3, 

Constitution, 

7,500  00 

3,500  00 

a  a 

“  3, 

Bush  Hill, 

7,500  00 

3,000  00 

Hard  to  keep  up. 

“  3, 

United  States, 

7.500  00 

2,500  00 

Wanting  heavy  repairs. 

“  3, 

Independence, 

7,500  00 

3,000  00 

Hard  to  keep  up. 

“  4, 

Lafayette, 

6,500  00 

2,500  00 

Wanting  repairs. 

“  4, 

James  Madison, 

6,950  00 

2,000  00 

In  good  order. 

“  4, 

James  Clark, 

7,500  00 

2,900  00 

Boiler  defective. 

»»  4 

i 

David  R.  Porter, 

7,500  00  I 

1,900  00 

a  it 

-  5, 

Geo.  Washington, 

6,300  00 

800  00 

Very  much  out  of  order. 

“  6, 

Lancaster, 

7,000  00 

150  00 

Not  worth  repairing. 

Total, 

$77,050  00 

Two  light  class  old  engines,  “  West  Chester  ”  and  “Virginia,’*  were  received 
from  the  Columbia  railroad  during  the  season — value  two  thousand  dollars — each 
wanting  new  tire. 
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REPORT  OF  SUPERINTENDENT  ON  THE 


Statement,  No.  7, 


Exhibits  the  several  amounts  paid  each  person  (except  for  labor  and  wages)  fot 
Motive-power  expenses ,  incurred  during  the  fiscal  year  ending  November  30, 

1851. 


¥ 


To  whom  paid. 

( 

For  what  paid. 

- — . — , — - — ■ 

Amount. 

Total. 

\ 

John  Murray 

■■ 

Cord  wood, 

$1,380  40 

Jacob  W.  Smay  - 

- 

a 

42  00 

Thomas  H.  Porter 

• 

(C 

112  80 

John  Arged 

- 

ti 

56  25 

John  Skclly 

- 

u 

61  10 

Charles  O’Neill  - 

m 

it 

560  68 

J.  Allen  baugh 

- 

it 

12  60 

McGough  &  Fox  - 

- 

a 

306  60 

John  O’Neill 

u  1 

653  07 

G.  L.  Llovd  &  Co. 

« 

a  \ 

96  872- 

Thomas  Mullen  - 

<*» 

a 

65  00 

Charles  E.  Stewart 

- 

a 

34  43f 

Michael  Maxwell  - 

. 

a  1 

148  15 

James  Stevens 

cm 

a 

15  00 

• 

D.  Dimond 

<m 

a 

87  10 

M.  Brawley 

a 

45  00 

Robert.  Trotter 

a 

154  34 

Jacob  Hoyer 

- 

a 

27  00 

John  Ivory  &  Son  - 

0* 

u 

300  522 

Thomas  B.  Moore 

- 

a 

719  622 

Patrick  McDunn  - 

• 

u 

98  00 

John  McGough,  Jr.  * 

tt 

441  25 

William  Palmer  - 

cm 

•a 

45  93f 

M.  M.  Adams 

am 

u 

1,519  67 

A.  M.  &  R.  White 

cm 

a 

1,921  77 

Patrick  McCormick 

am 

a 

382  05 

James  Doran 

cm 

a 

253  20 

John  Bradley 

- 

u 

264  00 

E.  Donaldson 

* 

u 

840  00 

John  Eganf 

- 

a 

87  00 

James  Burke 

m 

a 

280  00 

William  Burnheimer 

am 

tc 

11  90 

Gideon  Marlet 

- 

a 

168  65 

John  Brawly 

- 

“  « 

10  00 

Henry  L.  Patterson 

- 

a 

524  25 

William  Bradley  - 

0* 

a 

20  3 H 

Henry  Hess 

- 

a 

56  65 

George  Murray 

cm 

a 

1,710  75 

John  Eger 

- 

a 

99  00 

Riflfel  &  Humphreys 

- 

a 

340  50 

Thomas  Skelley  - 

- 

a 

117  60 

Raphael  Cooper  - 

- 

!  it 

60  20 

James  McColgan  - 

- 

a 

17  50 

A.  &  J.  Eger 

cm 

a 

68  75 

John  Worl 

- 

u 

562  80 

Richard  Sanderson 

m 

u 

23  46 

ALLEGHENY  PORTAGE  RAILROAD. 
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Statement,  No.  7 — Continued. 


To  whom  paid. 

• 

For  what  paid. 

Amount. 

Total. 

John  Smay 

m 

Cord  wood, 

$35  26 

Bernard  McColgan 

- 

a 

883  17 

Adam  Helsel 

- 

a 

22  40 

■  .  >  i 

William  McMurray 

- 

a 

10  00 

•  I 

Michael  Canan 

m 

u 

67  20 

Joseph  I  tel 

- 

a 

131  65 

Wm.  H.  Gardner  - 

- 

ll 

67  18 

George  Pringle 

- 

ii 

145  24 

James  McCloskey 

- 

a 

25  00 

William  Hall 

- 

n 

42  57 

Anthony  Long 

- 

a 

30  00 

Enos  Ellis 

- 

u 

256  90 

William  McConnell 

- 

n 

421  40 

William  Adams  - 

- 

u 

130  50 

Charles  O’Neill  - 

- 

n 

72  00 

Philip  Wilt  -  . 

- 

a 

60  00 

$17,204  22 

John  Murray 

- 

Coal, 

8798  00 

D.  Secrist 

- 

a 

• 

22  50 

Thomas  B.  Moore 

a 

48  50 

Samuel  Lemon 

- 

u 

108  30 

John  C.  Meloy 

m 

u 

71  25 

Stephen  Moyer 

- 

u 

12  75 

George  Bingham  &  Co. 

- 

a 

3,934  65 

John  Long 

- 

a 

4  00 

John  O’Neill 

- 

a 

1,262  50 

J.  C.  Innes 

- 

ii 

3  80 

James  M’Hugh  - 

- 

a 

4  00 

Isadore  Beaujou 

- 

a 

* 

184  12 

6,454  37 

M.  M.  Adams 

■B 

Sheeve  timber, 

$290  80 

Peter  M’ Gough 

• 

u 

51  60 

John  O’Neill 

. 

ll 

/ 

243  90 

George  Bruce 

to 

ll 

26  17 

Richard  Sanderson 

• 

Lumber, 

30  00 

Joseph  St.  Clair  - 

- 

U 

104  71 

Thomas  H.  Porter 

- 

ii  > 

23  91 

*  771  09 

Thomas  Bingham  &  Co. 

- 

Oil, 

$185  38 

Diehl  &  Duff 

• 

ii 

1,917  87 

George  R.  Dunn  &  Co. 

- 

ii 

1,416  50 

John  Dougherty  - 

- 

Tallow, 

34  38 

Emanuel  Young  - 

- 

a 

288  81 

Frederick  Tesh 

- 

n  • 

122  51 

Simon  Brotherlin  - 

- 

u 

31  73 

Samuel  W.  Rhoads 

• 

ti 

46  051 

James  Foster 

- 

ti 

241  20 

Peter  Maize 

- 

u 

351  67 
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REPORT  OF  SUPERINTENDENT  ON  THE 


i 


« 


Statement,  No.  7 — Continued. 


To  whom  paid. 


Robert  Black 
Mary  Morrow 
Hugh  W.  Morrow 
B.  R.  Henderson  - 

Kelly  &  McLanahan 
S.  H.  Smith  -  • 
George  R.  McFarlane 

Joseph  Baldridge  - 
E.  M.  Pollock 

Peter  McNally 
John  Dearmit 
Henry  Kratzer 
H.  A.  Boggs 
Royer  &  McNeal  - 
Daniel  Bollinger  - 
Hay  &  Edson 
*  James  Maloney 
E.  J.  Etting  k  Brother 
Knapp  k  Co. 

A.  Marbourg  &  Co. 

Wehn  &  Walters  - 
J.  Frouheiser 
A.  F.  Osterloh 
Robert  Corker 

George  R.  McFarlane 
Kelly  k  McLanahan 
Shaffer,  Singer,  &  Holland 
George  R.  McFarlane 
S.  H.  Smith  -  .  '  - 

David  Caldwell 
W.  W.  Harris  - 

Pennsylvania  Railroad  Co. 
A.  k  S.  P.  McFadden 
R.  H.  Canan 
Bingham’s  line 
Pennsylvania  and  Ohio  line 

John  A.  Roebling 
James  D,  Whetham 
J.  Whetham  &  Son 

Norris,  Brothers’  - 


For  what  paid. 

Amount. 

u 

$30  70 

U 

20  00 

u 

31  00 

u 

19  44 

\ 

Motive  power  castings, 

$3,747  1H 

u 

214  10 

u 

1,638  55 

Postage, 

$14  23 

Stationery, 

16  31 

Iron, 

$28  25 

u 

93  38 

u 

58  69 

u 

660  05 

t( 

2,020  64 

Iron,  tin,  and  copper, 

219  47 

u  a 

84  54 

u  a 

31  87£ 

Steel, 

133  77 

Four  boilers, 

966  35 

Tools,  &c., 

33  47 

u 

267  2H 

a 

183  43 

a 

1,064  3H 

One  wheel  barrow, 

5  00 

/ 

Six  setts  new  trucks, 

$9,600  00 

Five  u 

8,000  00 

Four  u 

6,300  00 

Truck  castings, 

1,958  51 

u 

73  97 

Sheep  skins, 

139  75 

Lumber, 

109  371 

Freight, 

$607  28 

u 

300  00 

li 

29  79 

u 

105  35 

172  84 

Wire  ropes, 

$18,624  94 

Packing  yarn, 

462  05 

u 

C  Engines,  tenders,  > 
l  and  axles,  5 

357  14 

Total- 


$4,737  24| 

5,599  764 
30  54 

'j. 

5,850  44 

26,181  m 

1,215  26 

19,444  13 
17,784  50 
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Statement,  No.  7 — Continued. 


To  whom  paid. 

For  what  paid. 

Amount. 

Total. 

Emanuel  Shaffer  - 
Philip  McKinney  - 

C  Two  emigrant  pas- 1 
<>  senger  cars,  5 

Sawing  and  splitting. 

$432  00 

§2,300  00 

Joseph  Boydand  - 

it  a 

337  50 

John  Sharkey 

it  ti 

288  00 

Samuel  Plummer  - 

a  a 

466  00 

Hugh  O’ Donald  - 

u  a 

342  00 

Peter  Kinney 

it  a 

533  33* 

John  O’Rourke 

a  a 

533  30 

Valentine  Hang  - 

it  it 

516  90 

George  W.  George 

a  u 

288  00 

Charles  Gailey 

a  a 

165  00 

John  Brissell 

a  it 

324  00 

Robert  Trotter 

Horse  power, 

§1,544  21 

4,026  031 

Henry  Gore 

U 

1,099  15 

Dillon  &  Ivory 

a 

478  50 

John  McCormick  - 

a 

1,137  39 

William  K.  Piper 

a 

1,510  36 

James  Laughery  - 

a 

96  074 

Alexander  Dearmit 

a 

1,183  42* 

C.  Zentz  &  Co. 

a 

1,085  87 

Archibald  McFadden 

a 

1,314  60 

William  Rainey  - 

a 

644  00 

A.  &  S.  P.  McFadden 

a 

48  00 

Smith  &  Mullen  - 

a 

757  20 

Archibald  Galbraith 

a 

1,593  00 

James  McGough  - 

a 

321  00 

Rolland  Humphreys 

a 

766  50 

Henry  Brown 

a 

2,4-31  47 

A.  Isenhour 

a 

570  00 

R.  McDowell 

a 

36  90 

John  D.  Spielman 

a 

730  91 

J oseph  G,  Barr 

a 

50  67 

Jacob  Naigle 

a 

269  69 

David  Sharp 

a 

257  52 

James  McGarrity  - 

a 

111  06 

18,037  50 

John  Reed 

Painting,  chairs,  &c., 

$25  25 

Benjamin  Lenhart 

Hose, 

5  451 

William  Allen 

Blacksmithing, 

39  18f 

Thomas  J.  Power  - 

Wages  per  res.  B.  C.  C., 

40  00 

John  Miller 

Sundries, 

36  30 

Daniel  Bollinger  - 

Pipe  and  sh.  iron  ware, 

173  18 

David  Prosser 

Hauling  sand, 

13  25 

• 

M.  A.  Swiler 

Stoves, 

37  20 

Bernard  McColgan 

Sundries, 

41  76 

/ 


16  REPORT  OF  SUPERINTENDENT  ON  THE 


i 

Statement,  No.  7 — Continued . 


To  whom  paid. 

For  what  paid. 

Amount. 

Total. 

McGough  &  Co.  - 

Sundries, 

15  29 

Lloyd,  Graff  &  Co. 

u 

11  64 

Robert  Stewart 

Rags, 

1  90 

John  G.  Given 

Sundries, 

19  79  1 

John  Martin 

Glass  and  glazing, 

54  00 

William  Crown 

Blacksmithing, 

8  37  i 

Charles  Collins 

Repairing  hose, 

1  50 

Joseph  W.  Meyers 

Blacksmithing, 

20  00 

Charles  Zimmerman 

Turning  Sheeves, 

129  60 

Samuel  S.  Barr 

Spittoons, 

2  50 

Smith  &  St.  Clair  - 

Sundries, 

97  25 

William  McFarland 

Office  desk, 

25  00 

Jacob  Levergood  - 

Sheep  skins, 

825 

John  Flanagan 

Hose, 

89  m 

Joseph  Gardner  - 

Hauling, 

49  50 

Wehn  &  Walters  - 

Sundries, 

23  00 

David  Watson 

u 

193  98 

Matthew  Copelin  - 

Wheelbarrows, 

24  00 

George  Murray 

Sundries, 

36  05 

A.  M.  Lloyd  &  Co. 

U 

51  78 

Thomas  L.  Martin 

Repair’#  baggage  car, 

46  00 

James  A.  McGough 

Hauling, 

18  00  ' 

Thomas  B.  Moore 

Sundries, 

36  50 

Samuel  Townsend 

Mattrasses, 

50  00 

John  Ivory  &  Son 

Sundries, 

37  16 

Daniel  K.  Reany  - 

Hauling  sand, 

27  75 

Joha  C.  O’Neill  - 

Hose, 

15  03 

A.  &  S.  P.  McFadden 

Hauling, 

177  50 

George  Ullery  &  Son 

Sundries, 

15  60 

. 

D.  Caldwell 

Sheep  skins, 

16  87i 

Thomas  A  Scott  - 

State  agent’s  books, 

14  87i 

James  M.  Fream  - 

Sundries, 

6  00 

Baker  &  Watson  - 

a 

96  57 

T.  B.  Hopkins 

Hose, 

6  371 

Henry  Claubaugh  - 

Blacksmithing, 

18  61 

William  Smith 

Sundries, 

6  97 

William  Murray  - 

u 

9  021 

D.  Goodfellow 

a 

7  07 

T.  B.  Hopkins 

Leather, 

30  311 

Robinson  &  Kelly 

Car  hire, 

13  50 

M.  Ernfeldt  - 

Blacksmithing, 

132  39 

Daniel  Finnegan  - 

Hauling, 

3  00 

George  W.  Smith  - 

Printing  schedules, 

10  00 

James  P.  McConoughy 

Sheep  skins, 

27  621 

Charles  Wilhelm  - 

Lamps, 

54  00 

\ 

H.  L.  Patterson  - 

Sundries, 

243  59| 

I.  Beaujou 

Hauling. 

7  00 

ALLEGHENY  PORTAGE  RAILROAD. 
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Statement,  No.  7 — Continued. 


• 

To  whom  paid. 

For  what  paid. 

I 

/ 

Amount. 

Total. 

H.  Marlet 

Blacksmithing, 

$57  98  £ 

William  Orr 

Sheeves  and  hauling, 

401  55 

Samuel  P.  Deitrick 

Iiose, 

26  25 

Thomas  Bingham  &  Co.  - 

Sundries,  * 

13  50 

John  Zerbee 

u 

15  20 

John  Fries 

Hatiling, 

'  8  00 

S.  S.  Williams  - 

Repairing  car, 

.11  631 

John  Smith 

Hauling, 

5  25 

Kratzer  &  Sheridan 

Sundries, 

27  77 

John  D.  Spielman 

Hauling, 

25  25 

Riffel  &  Humphreys 

Sundries, 

51  09 

John  Cox 

Office  rent, 

30  00 

James  Maloney 

Tin  and  copper  ware, 

63  42 

James  Stewart 

Wages  per  res.  B.  C.  C., 

51  571 

Baker  &  Watson  - 

Sundries, 

150  24 

F.  M.  West 

Exp.  in  going  for  engine, 

12  50 

H.  &  J.  McIntosh 

Rags, 

6  30 

- 

3,359  47 


$132,996  16* 


t  .  V 

i  ’  * '  i , 

l  , .  •  V 


I 


I 
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REPORT  OF  THE  SUPERINTENDENT  OF  THE 


Statement,  No.  8, 


Exhibits  the  amount  paid  each  person  for  debts  due  from  fiscal  year  ending 
November  30,  1850,  except  for  labor  and  wages. 


To  whom  paid. 

For  what  paid. 

Amount. 

Total. 

Thomas  H.  Porter 

• 

Cord-wood, 

§116  23 

Daniel  Beegle 

- 

u 

44  25 

John  McGough,  Jr. 

- 

a 

.  55  00 

M.  M.  Adams 

- 

u 

315  311 

Jacob  W.  Smay  - 

- 

it 

96  60 

John  S.  Kelley 

- 

u 

43  75  . 

i 

William  Bradley  - 

- 

a 

41  25 

James  Stephens  - 

- 

u 

123  20 

Richard  Sanderson 

- 

u 

i 

115  60 

Michael  Stewart  - 

- 

u 

79  70 

A.  Durbin  &  Co.  - 

- 

it 

459  46 

Michael  Brawly  - 

- 

a 

62  50 

Robert  Stewart 

- 

a 

9  80 

Samuel  McGough 

- 

a 

298  121 

§1,860  79f 

Henry  Sutton 

- 

Coal, 

§106  28f 

Thomas  B.  Moore 

- 

a 

56  00 

John  Murray 

a 

72  00 

Samuel  Lemon 

a 

746  70 

Peter  Dougherty  - 

- 

a 

609  25 

J,590  23 f 

John  A.  Moyer  - 

-  • 

Tallow, 

$219  00 

Lewis  Plitt 

~ 

u 

114  03 

B.  R.  Henderson  - 

- 

a 

110  35 

J.  Buchanan 

• 

u 

124  52 

567  90 

Jacob  Levergood  - 

- 

Tools  and  sundries, 

27  00 

John  G.  Given 

- 

Printing, 

9 

11  25 

Samuel  H.  Smith  - 

- 

Truck  castings, 

10  56 

u  u 

- 

Motive  power  castings, 

§107  531 

17  34 

Philip  McKinney  - 

- 

Sawing  and  splitting, 

Henry  Mansfield  - 

- 

u  a 

71  15 

John  O’Rourke 

- 

u  u 

%• 

64  35 

243  031 

Robert  McDowell 

Horse  power, 

§207  30 

Jeremiah  McGonigle 

- 

a 

145  00 

James  McColgan  - 

m 

“  X 

531  25 

Jacob  Neff 

it 

40  95 

Michael  SJtewart  - 

- 

u 

20  47 

• 

John  D.  Spielman  * 

- 

it 

110  00 

i 

Joseph  G.  Barr  - 

- 

a 

450  05 

John  McCormick  - 

- 

it 

159  72 

Henry  Gorr 

- 

a 

187  50 

William  K,  Power 

- 

it 

255  00 

Hugh  Mullen 

u 

238  50 

James  Laughery  - 

- 

u 

1,175  471 

ALLEGHENY  PORTAGE  RAILROAD. 


Statement,  No.  8 — Cant-in ucd. 


To  whom  paid. 

For  what  paid. 

Amount. 

Total. 

Robert  Trotter 

• 

Horse  power, 

$139  121 

Henry  Brown 

- 

u 

132  50 

Rolland  Humphreys 

- 

u 

65  00 

J oseph  Gardner  - 

- 

a 

99  00 

A.  &  S.  P.  McFadden 

- 

u 

476  50 

4,433  34 

A.  M.  Lloyd  &  Co. 

- 

Sundries, 

$15  84 

G.  L.  Lloyd  &  Co. 

- 

u 

30  00 

Robert  McDowell  - 

- 

Hauling, 

39  75 

William  Smith 

- 

Sheep  skins, 

60  41 J 

Thomas  B.  Moore 

- 

Sundries, 

34  35 

Daniel  Bollinger  - 

- 

Tin  and  copper  ware, 

•  10  77. 

A.  F.  Osterloh 

- 

Glass,  &c. 

93  05* 

Philip  Smith 

- 

Blacksmithing, 

42  50. 

Walters  &  Ferry  - 

- 

C  Repairing  wall  at  ) 
l  Johnstown  depot,  ( 

6  00 

Graff,  Lloyd  &  Co. 

- 

Sundries, 

5  50 

Benjamin  Lenhart 

- 

Hose, 

5  45f 

David  Prosser 

- 

Hauling, 

13  25 

Wehn  &  Walters  - 

- 

Sundries, 

23  00 

William  Orr 

- 

Sheeves, 

63  25 

John  Fries 

- 

Hauling, 

a 

3  00 

J  oseph  Gardner  - 

- 

20  00 

James  Maloney 

- 

Tin  and  copper  ware, 

5  31  J- 

H.  &  J.  McIntosh 

- 

Sundries, 

5  29 

Robert  Black 

- 

Rags,  &c. 

15  59 

Bernard  McColgan 

u 

Total  -  '  - 

44  18 

536  50| 

$9,297  96i 

REPORT  OF  THE  SUPERINTENDENT  OF  THE 


Statement,  No.  9, 


Exhibit s  the  amount  paid  each  person  for  debts  due  from  fiscal  year  ending 
November  30,  1849,  except  for  labor  and  wages. 


To  whom  paid. 

For  what  paid. 

Amount. 

/ 

Thomas  Burgoon  - 

- 

Cord  wood, 

$196  871 

Daniel  Rrophy 

- 

u 

125  34f 

J.  Hildebrand 

- 

u 

72  18f 

A.  Durbin  &  Co.  - 

- 

u 

250  m 

Christian  George  - 

- 

u 

156  871 

John  Linton 

- 

u  ■ 

18  371 

Thomas  J.  Parrish 

- 

(( 

SO  87  } 

Philip  Warner 

- 

u 

181  87} 

William  Horton  - 

- 

a 

90  451 

Hugh  Dugan 

-  , 

u 

49  68| 

James  Wilmore 

_  i 

u 

68  75 

James  McCloskey 

- 

u 

88  44 

C.  S.  Lytle 

- 

u 

43  75 

F.  M.  George- 

- 

(( 

187  50 

J.  McNeely 

- 

u 

82  50 

Isadore  Beaujou  - 

_ 

Coal, 

$32  12 

1).  B.  Wakefield  - 

- 

u 

287  50 

Joseph  Gardner  - 

_ 

Lumber, 

820  25 

D.  B.  Wakefield  - 

- 

Timber, 

30  98 

\ 

R.  R.  Henderson  - 

_ 

Tallow, 

$105  70 

Charles  Beffinger  - , 

Silas  Parrish 

John  Philips 

u 

Horse  power, 

36  131 

- 

Freight, 

$51  00 

D.  B.  Wakefield  - 

- 

u 

142  64 

Royer  &  McNeal  - 

Tron,  spikes,  lime,  &c., 

$257  99 

Hay  &  Edson 

-  . 

Copper  ware, 

3  25 

Peter  Kinnev 

_ 

Sawing  and  splitting, 

$73  92 

John  O’Rouke 

- 

u  « 

68  00 

H.  Maguire 

- 

u  u 

75  00 

Patrick  Reily 

/■ 

u  a 

75  00 

D.  E.  Betts 

Sundries, 

$15  75 

David  Tate 

- 

Repairing  car, 

13  25 

John  Griffith 

- 

Boards, 

105  00 

George  Murray 

- 

Sundries, 

61  78 

Jacob  Holder 

- 

a 

2  37} 

G.  Lloyd  &  Co. 

- 

u 

23  02 

J.  Fronheiser 

u 

285  83 

J.  B.  Meyers 

>~ 

Blacksmi  thing, 

24  591 

H.  Brown 

“ 

Hauling, 

48  75 

Total. 


$1,644  Ilf 
319  62 

51  23 

141  m 

70  74 

193  64 

261  24 

291  92 
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Statement,  No.  9 — Continued. 


To  whom  paid. 

For  what  paid. 

Amount. 

Total, 

James  P.  McConoughy 

David  Prosser 

Henry  Veil 

Singer  &  Holland  - 
Bernard  McColgan 

James  McColgan  - 
Lloyd  &  Hill 

John  Lantz 

Henry  Brown 

Sheep  skins, 

Sand, 

Sheep  skins, 

Blacksmithing, 

Sundries, 

u 

u 

Sand, 

Hauling, 

44  26 
36  32 
22  75 
30  90* 
5  52 
12  05 

8  26 

9  00 
229  37£ 

$978  77  i 

* 

Total 

83,953  111 

\ 


;  t 

!  tf: 

I 


i 

!'■ 

! 


/ 


* 


